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FOR SSM 

E.O. 11652: N/A 
TAGS: PFOR, IS 

SUBJECT: SFM BASE SITE REPORT 

1 . PER TELECON THORNE/PETERSON, THE FOLLOWING IS 
TRANSMITTED FOR YOUR ACTION. LAYNE SENDS. 

2. WORK ON TEMP BASE CAP 2-3 DAYS BEHIND SCEDULE. 

LAYNE PRESSING TO GET MORE CONTRACT MANPOWER OUT HERE. 

3. BOB HOOD OF H.B. ZACHRY ARRIVED TEL AVIV PM 

28 JANUARY TO PHONE HOME OFFICE DIRECT TO REQUEST 
ADDITIONAL CREWS. 

4. JERRY JOHN WILL BE AT SITE 29 JAN TO LAYOUT WITH 
ED PEARCY, E-SYSTEMS, WHAT WE FRF, I. NEEDS TO BE DONE 
TO INSURE BOD 22 FEB, INCLUDING QUESTION RELATING 
TO THE AUSTERITY OF THE INSTALLATION DURING PHASES 
II AND HI. 

5. HAS THERE BEEN ANY CONSIDERATION ON THE AIRCRAFT 
LIMITED OFFICIAL USE 
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6. HAVE ATTEMPTED TO COMMUNICATE WITH TEL AVIV 
AND CAIRO USING HF EQUIPMENT PROVIDED BUT HAVE BEEN 
UNSUCCESSFUL MAINTLY DUE TO EMBASSY EQUIPMENT PROBLEMS. 
IN ADDITION, THERE IS ALSO TELETYPE ON OUR FREQUENCIES. 
DUNNIGAN 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, WARNING SYSTEMS, PROGRESS REPORTS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 29 JAN 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: morefirh 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976TELAV00731 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760033-1236 
From: TEL AVIV 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 97601 7/aaaaagcj.tel 

Line Count: 67 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SSM 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: morefirh 
Review Comment: n/a 
Review Content Flags: 

Review Date: 08 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <08 JUN 2004 by BoyleJA>; APPROVED <09 JUN 2004 by morefirh> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SFM BASE SITE REPORT 
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